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PAGE  1  OF  2 


'A"  GROUP  BRANCHES 


BRANCH 


SEISMIC 
RANK 


MANDATED         OPTIONAL  TOTAL 
WORK  WORK 


HINATOWN  )(. 
.  RENOVATION 

.   EXPANSION  -  CITY  FUNDS 

.(STATE  FUNDS) 


OLDEN  GATE 

[SSION  )C 
M)E  VALLEY 

VRKS^.y  * 
tESIDIoN^  > 
CHMOND  \y 

S'nset  • 

ST  PORTAL  ' 


940 

323 

1263 

1624 

- 

(3017) 

1624 
(4641) 

2 

443 

204 

647 

*3- 

350 

317 

667 

3 

699 

223 

922 

3 

764 

29 

793 

4 

608 

156 

764 

4 

534 

* 

199 

733 

2 

524 

28 

552 

3 

618 

36 

654 

* 

497 

270 

767 

5977 

1785 

7735 

6661 

1462 

8096 

TOTAL  W/ CHINATOWN  "A" 
TOTAL  W/ CHINATOWN  "B" 


TES: 

1.  ALL  FIGURES  X  1000. 

2.  COSTS  INCLUDE  CONSTRUCTION,   DESIGN,   CONSTRUCTION  MANAGEMENT, 
CONTINGENCIES  AND  INFLATION. 

3.  -MOVING  AND  STORAGE  OF  LIBRARY  COLLECTIONS  NOT  INCLUDED. 

FURTHER  ENGINEERING  STUDY  REQUIRED. 


(45)  554-6512 


Room  265,  City  Hall 


San  Francisco  94102 


D   REF   25.11  Sa52c 


San  Francisco  Public 
Library  general 
1969  . 


3  1223  03828  7927 

S.E  ru:  LIC  LIBRARY 


^  City  and  County  of  San  Francisco 


Department  of  Public  Works 
Bureau  of  Architecture 


BRANCH  LIBRARY  PROJECT  COST  SUMMARY  SHEET 

SEPTEMBER  1989  PAGE  2  OF  2 


B"  GROUP  BRANCHES 


BRANCH 


SEISMIC 


MANDATED 


OPTIONAL 


TOTAL 


RANK 

WORK 

WORK 

*3+ 

$  424 

$  861 

$|285 

*3  + 

554 

110 

664 

* 

544 

253 

797 

*3- 

378 

491 

869 

* 

191 

267 

458 

* 

475 

191 

666 

* 

731 

490 

1221 

* 

511 

452 

963 

* 

675 

196 

871 

* 

234 

127 

361 

* 

92 

354 

446 

4809 

3792 

8601 

r 

El 

I 

If 


I 
I 

I 

1 
1 
I 


MARINA 
IORTH  BEACH 
EXCELSIOR 
iUREKA  VALLEY 
BERNAL 
■POTRERO 
JWADEN 
ANZA 

[PARKS  IDE 
ORTEGA 

'WESTERN  ADDITION 


NOTES : 


I 

1 


1.  ALL  FIGURES  X  1000. 

2.  COSTS  INCLUDE  CONSTRUCTION,  DESIGN,   CONSTRUCTION  MANAGEMENT, 
CONTINGENCIES  AND  INFLATION. 

3.  MOVING  AND  STORAGE  OF  LIBRARY  COLLECTIONS  NOT  INCLUDED. 

4.  "B"  GROUP  COSTS  ARE  BASED  ON  SCHEMATIC  DESIGNS  THAT  HAVE  NOT 
.RECEIVED  STAFF  REVIEW  AND  MAY  REQUIRE  MAJOR  REVISIONS. 

*  FURTHER  ENGINEERING  STUDY  REQUIRED 


(415)  554-6512 


Room  265,  City  Hall 


San  Francisco  94102 


BRANCH  LIBRARY  BUDGET  ESTIMATE 
(ALL  FIGURES  X  1000) 


BRANCH  NO.  :  3 
B  DATE  CONSTRUCTED:  1921 
■I  SIZE:  7,436  SQ.  FT. 

PROJECTED  CONST.  DATE  : 


8/92 


BRANCH:  CHINATOWN 
SEISMIC  RANK:  3 
ESTIMATE  DATE :  9/89 


r — 

1 

MANDATED  WORK 

OPTIONAL  WORK 
(PRELIM.  DESIGN) 

COMMENTS 

k  

■seismic 

BUILDING  SHELL 

4ft4  4 

/~\  7~)  T~i      pin  tt  T 

m  ROOF 

41  1 

)  "OTHER 

CTTRTOTAT. 

5?R  _  ^ 

( F.XPANSTOM-Rna  ^ 

■ASBESTOS  (ALLOWANCE) 

65.6 

(EXPANSION-100% ) 

ACCESSIBILITY 

1  RESTROOMS 

71  3 

1  ELEVATOR 

232 

!  RAMPS 

|  DOORS 

12  . 8 

|  OTHER 

6 . 5 

SUBTOTAL 

322.6 

(EXPANSION-62%) 

1  TTT  TTPTOTrtT 

J        NEW  SERVICE 

15.4 

EXIT  LIGHTS 

6.4 

1        COMPUTER  OUTLETS 

4.8 

1         SECURITY  LIGHTING 

EXTERIOR 

11.3 

1  INTERIOR 

7.2 

1         SECURITY  SYSTEM 

8.0 

REPLACE  LIGHTING 

OTHER 

SUBTOTAL 

26.6 

(FXPANSTONJ-75%) 

R 

E 

F 

j  STAFF 

READING  ROOM 

COMMUNITY  ROOM 

MISC.  INTERIOR 

HVAC 

17.9 

REPLACE  ROTT.KR 

PLUMBING 

123.6 

REPLACE  PT.TTMRTNC 

OTHER 

3812 

MAXTMUM    RXPANS TOM 

SUBTOTALS 

151.6 
2.9 

STAIR, RAILING 
REPLACEMENT 

BOOK  DROP 
(EXPANSION-100%) 

3812 

296 

SUBTOTAL 

4108 

TOTALS 

940.3 

4,134.5 

■    COSTS  INCLUDE  CONTINGENCY,  DESIGN  AND  CONSTRUCTION  MANAGEMENT 
NO  ALLOWANCE  FOR  MOVING  &  STORAGE  OF  BOOKS  INCLUDED. 


Digitized  by  the  Internet  Archive 

in  2014 


https  ://archive.org/details/sanf  ranciscopubl  1 51 9sanf 


BRANCH  LIBRARY  BUDGET  ESTIMATE 
(ALL  FIGURES  X  1000) 


BRANCH  NO. :  9 
DATE  CONSTRUCTED:  1918 
SIZE:  5,068  SQ.  FT. 
PROJECTED  CONST.  DATE  :  3/92 


BRANCH:    GOLDEN  GATE  VALLEY 
SEISMIC  RANK:  2 
ESTIMATE  DATE:  9/89 


MANDATED  WORK 

Uf  1 1 UN  AJU  WUKft 

UUMM-t  IN  1  D 

SEISMIC 

BUILDING  SHELL 

114.5 

ptf.  Rnn.q.ROT.T  nnwK 

ROOF 

A. ft 

52.7 

riLE   ROOF   REPL.  OF 

OTHER 

SUBTOTAL 

123 . 3 

•>      am  at    aa  -a.  _a  ,»■.    _aa                 /     BX     a>       a>  — ,  *    a>  a.     B_  _  M  a_  \ 

ASBESTOS  (ALLOWANCE) 

29  . 8 

ACCESSIBILITY 

RESTROOMS 

37.2 

85.5 

,OWER  LEVEL=85.5 

ELEVATOR 

207.5 

:NC. EXT. FENCE  GATE 

RAMPS 

DOORS 

7  .  R 

i  n .  q 

STAFF  T.nnNHE 

SUBTOTAL 

TCI  ^ 

ELECTRI CAL 

15  . 1 

TTVTT    T  TPUTC 

6.3 

4.7 

CT?PnDTrTlV     T  T^UTlTHr 

SEL.URIj.1  JjIbnllNb 

CtA  1  LK1  UK 

11.1 

IN  1  JlKI  UK 

7.1 

CPPTTPTTV  CVCTFM 

7.8 

REPLACE  LIGHTING 

OTHER 

SUBTOTAL 

26  1 

26.0 

REMODEL  /EXPANSION/FUNCTION 

R 

E 

F 

STAFF 

READING  ROOM 

COMMUNITY  ROOM 

MISC.  INTERIOR 

36.5 

viCjVi    IILiCj   r  JjUUK l In 

HVAC 

PLUMBING 

OTHER 

2.8 

BOOK  DROP 

SUBTOTALS 

39.  3 

SUBTOTAL 

39.3 

TOTALS 

442.6 

203.5 

COSTS  INCLUDE  CONTINGENCY,  DESIGN  AND  CONSTRUCTION  MANAGEMENT. 
NO  ALLOWANCE  FOR  MOVING  &  STORAGE  OF  BOOKS  INCLUDED. 


I 


BRANCH  LIBRARY  BUDGET  ESTIMATE 
(ALL  FIGURES  X  1000) 


BRANCH  NO. :      25  BRANCH:  MERCED 

DATE  CONSTRUCTED:   1958  SEISMIC  RANK:  3_   ( ENGINEERING  STUDY 

SIZE:  5,375  SQ.  FT.  ESTIMATE  DATE:  9/89  REQUIRED) 
PROJECTED  CONST.  DATE:  9/92 


MANHATPD  WOPK 

OPTIONAL  WORK 
(PRELIM.  DESIGN) 

COMMENTS 

SEISMIC 

BUILDING  SHELL 

209.3 

ALLOWANCE  ■ 

ROOF 

47.2 

OTHFR 

SUBTOTAL 

256.5 

ASBESTOS  (ALLOWANCE) 

8.1 

ACCESSIBILITY 

RESTROOMS 

43 . 1 

ELEVATOR 

RAMPS 

DOORS 

16. 1 

OTHER 

SUBTOTAL 

59 .  2 

ELECTRICAL 

NEW  SERVICE 

15.4 

EXIT  LIGHTS 

6.4 

COMPUTER  OUTLETS 

4.8 

SECURITY  LIGHTING 

EXTERIOR 

11.3 

INTERIOR 

7.2 

SECURITY  SYSTEM 

8.0 

REPLACE  LIGHTING 

OTHER 

SUBTOTAL 

26.6 

26.5 

REMODEL  /EXPANSION/FUNCTION 

R 

E 

F 

STAFF 

READING  ROOM 

143.8 

COMMUNITY  ROOM 

MISC.  INTERIOR 

70.8 

REPLACE   T.TGHT  PTXr 

HVAC 

17.2 

REPLACE  FURNACES 

PLUMBING 

OTHER 

3ft  .  3 

prnnRTMfi^s  ... 

SUBTOTALS 

2.9 
17.3 

BOOK  DROP  \ 
TERMITE/DRYRjDT 
ALLOWANCE  / 

143.  R 

146.5 

SUBTOTAL 

290.3 

TOTALS 

350.4 

316.8 

COSTS  INCLUDE  CONTINGENCY,  DESIGN  AND  CONSTRUCTION  MANAGEMENT.  v»v^1  «^(r^ 
NO  ALLOWANCE  FOR  MOVING  &  STORAGE  OF  BOOKS  INCLUDED.  — 


/ 


BRANCH  LIBRARY  BUDGET  ESTIMATE 
(ALL  FIGURES  X  1000) 


BRANCH  NO. :  1 
DATE  CONSTRUCTED:  1916 
SIZE:  8, 860  SQ.  FT. 
PROJECTED  CONST.  DATE:  6/91 


BRANCH:  MISSION 
SEISMIC  RANK:  3 
ESTIMATE  DATE:  9/11/89 


MANDATED  WORK 

Ur  IxUlN/iXj  WUx\x\ 

^UPliXIIliiN  1  o 

SEISMIC 

T»TT  nT\ir       PIT  T™1  T  T 

BUILDING  SHELL 

326.8 

CORE  DRILL 

ROOF 

82.4 

OTHER 

SUBTOTAL 

409.2 

ASBESTOS  (ALLOWANCE) 

32 

ACCESSIBILITY 

RESTROOMS 

S3.Q 

ELEVATOR 

1  70.5 

JJUUKb 

R  , 

SUBTOTAL 

Z  j  z  .  / 

FT  PPTPTTIT 

NFW  9FRVTCE 

1    A  ""7 

14 .  7 

fi  .  1 

•TiMDTITFR    DT1TT  FTQ 

4.6 

OLLUKl 1  1    Lion  i 1Mb 

10,8 

A  Q 

OI'vU  XXX  XX     O  X  O  X  Cm 1 

7.6 

REPLACE  LIGHTING 

OTHER 

SUBTOTAL 

^  j  .  *± 

25.3 

REMODEL  /EXPANSION/ FUNCTION 

R 

E 

F 

 <  r^1  

STAFF 

48  ' 

READING  ROOM 

— rfyfr* — 

COMMUNITY  ROOM 

25,3 

— — — — 

MlaL .  INlhKlUK 

HVAC 

28.3 

PLUMBING 

Q3.4 

OTHER 

2.7 

ROD*  DROP 

SUBTOTALS 

73.3 

124.4 

SUBTOTAL 

197.7 

TOTALS 

699.3 

223 

COSTS  INCLUDE  CONTINGENCY,  DESIGN  AND  CONSTRUCTION  MANAGEMENT. 
NO  ALLOWANCE  FOR  MOVING  &  STORAGE  OF  BOOKS  INCLUDED. 


BRANCH  LIBRARY  BUDGET  ESTIMATE 
(ALL  FIGURES  X  1000) 


BRANCH  NO.:  7  BRANCH:  NOE  VALLEY 

I    DATE  CONSTRUCTED:  1916  SEISMIC  RANK:  3 

I    SIZE:  6,588  SQ.   FT.  ESTIMATE  DATE:  9/89 

PROJECTED  CONST.  DATE:  1/92 


MANDATED  WORK 

OPTIONAL  WORK 
fPRELTM  DESIGNS 

\  X  AXiJJXi  i  •       XV  Xj w  Xwli/ 

PHMMFNTQ 

V_  \Ji  LL  lL->      X  O 

t  c  \ji  t  r** 

SEISMIC 

CORE  DRILL 

ROOF 

82.3 

OTHER 

CTTT5pPOT,aT 

sUDlUlAL 

427.5 

scorcmrtc    /it  T  AUlMrr\ 
ASbtblUb    (  ALiLiUWAWv-ri ; 

60.  5 

ACCESSIollil  1  1 

RESTROOMb 

45,7 

175.8 

HAITI  IrO 

11.3 

16-8 

TNP.    FIYTT  PATF.q 

MiRRT.R  STRP.q 

SUBTOTAL 

249  .  6 

PIGEON  PROTECTION* 

FLFrTRTPAL 

NEW  SERVICE 

1  j  •  1 

EXIT  LIGHTS 

b  .  J 

COMPUTER  OUTLETS 

/I  "7 

EXTERIOR 

AJ'i  X  UA\X  \^  A\ 

11.1 

INTERIOR 

111  iXj XA X  wXv 

7.1 

SECURITY  SYSTEM 

<U  V  w  i  \ X  X  X       W>  X  t— '  X  1  ll  1 

7.8 

REPLACE  LIGHTING 

OTHER 

SUBTOTAL 

26 . 1 

26.0 

REMODEL  /EXPANSION/FUNCTION 

R 

E 

F 

STAFF 

READING  ROOM 

COMMUNITY  ROOM 

UTCP  TNTFPTOP 

HVAC 

PLUMBING 

OTHER 

2.8 

BOOK  DROP 

SUBTOTALS 

2.8 

SUBTOTAL 

TOTALS 

763.7 

28.8 

COSTS  INCLUDE  CONTINGENCY,  DESIGN  AND  CONSTRUCTION  MANAGEMENT. 
NO  ALLOWANCE  FOR  MOVING  &  STORAGE  OF  BOOKS  INCLUDED. 


BRANCH  LIBRARY  BUDGET  ESTIMATE 
(ALL  FIGURES  X  1000) 


BRANCH  NO.  :    5  BRANCH:  PARK 

(DATE  CONSTRUCTED:  1909  SEISMIC  RANK:  4 

SIZE:  7,920  SQ.   FT.  ESTIMATE  DATE:9/89 

PROJECTED  CONST.  DATE:  7/91 


MANDATED  WORK 

URilUWAlj  rVUKls. 
ir^KEJjirl.  iJEblbw; 

^  EISMIC 

BUILDING  SHELL 

299  . 6 

1  ROOF 

37 

1  OTHER 

SUBTOTAL 

336.6 

■ASBESTOS  (ALLOWANCE) 

7.7 

ACCESSIBILITY 

1  RESTROOMS 

34 .  7 

ELEVATOR 

192  .  5 

RAMPS 

11.1 

.1  DOORS 

^  OTHER 

SUBTOTAL 

7  1  ft  ft 
c  JO  •  J 

1 t LLL 1 Rl LAL 

INtM     SLAV  ILL 

1/1  "7 

14./ 

1>VTT    T  TTUTC 

6  . 1 

4 . 6 

SECURITY  LIGHTING 

py  TruT no 

10.8 

6.9 

*           CFPHPTTV  CV5TFM 

7.6 

REPLACE  LIGHTING 

J  OTHER 

SUBTOTAL 

25.4 

25.3 

REMODEL  /EXPANSION/FUNCTION 

R 

E 

F 

STAFF 

READING  ROOM 

COMMUNITY  ROOM 

MISC.  INTERIOR 

HVAC 

PLUMBING 

128 

REPLACE   PLUMBING  3 

a  OTHER 

2.7 

BOOK  DROP 

SUBTOTALS 

1  30.7 

SUBTOTAL 

130.7 

TOTALS 

608.0 

156.0 

COSTS  INCLUDE  CONTINGENCY,  DESIGN  AND  CONSTRUCTION  MANAGEMENT. 
NO  ALLOWANCE  FOR  MOVING  &  STORAGE  OF  BOOKS  INCLUDED. 


BRANCH  LIBRARY  BUDGET  ESTIMATE 
(ALL  FIGURES  X  1000) 


BRANCH  NO. :  6 
DATE  CONSTRUCTED:  1912 
SIZE:     11,388  SQ.  FT. 
PROJECTED  CONST.  DATE:  7/91 


BRANCH:  PRESIDIO 
SEISMIC  RANK:  4 
ESTIMATE  DATE:  9/89 


MANDATED  WORK 

OPTIONAL  WORK 
(PRELIM.  DESIGN) 

COMMENTS 

II  

! SEISMIC 

BUILDING  SHELL 

382.2 

II  ROOF 

51 . 1 

OTHER 

SUBTOTAL 

433.3 

I  ASBESTOS  (ALLOWANCE) 

1 

52.7 

ACCESSIBILITY 

RESTROOMS 

5  .  3 

ELEVATOR 

RAMPS 

DOORS 

07 

OTHER 

SUBTOTAL 

27.3 

ELECTRICAL 

NEW  SERVICE 

EXIT  LIGHTS 

6.1 

COMPUTER  OUTLETS 

4.6 

SECURITY  LIGHTING 

EXTERIOR 

in.  a 

INTERIOR 

6  Q 

SECURITY  SYSTEM 

7.6 

REPLACE  LIGHTING 

OTHER 

SUBTOTAL 

10.7 

25.3 

REMODEL  /EXPANSION/FUNCTION 

R 

E 

F 

STAFF 

READING  ROOM 

COMMUNITY  ROOM 

MISC.  INTERIOR 

HVAC 

PLUMBING 

171 

REPLACE   PT.TTMRTNG  ! 

OTHER 

2.7 

BOOK  DROP 

SUBTOTALS 

SUBTOTAL 

173.7 

TOTALS 

534.0 

199.0 

COSTS  INCLUDE  CONTINGENCY,  DESIGN  AND  CONSTRUCTION  MANAGEMENT. 
NO  ALLOWANCE  FOR  MOVING  &  STORAGE  OF  BOOKS  INCLUDED. 

BRANCH  LIBRARY  BUDGET  ESTIMATE 
(ALL  FIGURES  X  1000) 


BRANCH  NO. :  4 

DATE  CONSTRUCTED:  1914 

SIZE:     8,318  SQ.  FT. 
PROJECTED  CONST.  DATE  :  10/91 


BRANCH:  RICHMOND 
SEISMIC  RANK:  2 
ESTIMATE  DATE:  9/89 


MANDATED  WORK 

OPTIONAL  WORK 
(PRELIM.  DESIGN) 

COMMENTS 

SEISMIC 

BUILDING  SHELL 

162.3 

ROOF 

46.3 



OTHER 

SUBTOTAL 

t  n  o  a 

ASBESTOS  (ALLOWANCE) 

0 

ACCESSIBILITY 

RESTROOMS 

83.8 

ELEVATOR 

178.8 

RAMPS 

DOORS 

21.1 

OTHER 

4.1 

SUBTOTAL 

287  .8 

ELECTRICAL 

NEW  SERVICE 

16.4 

EXIT  LIGHTS 

6.1 

COMPUTER  OUTLETS 

4.6 

SECURITY  LIGHTING 

EXTERIOR 

lO.R 

INTERIOR 

fi-Q 

SECURITY  SYSTEM 

7.6 

REPLACE  LIGHTING 

OTHER 

DUDlUinJj 

27  .  5 

25.3 

REMODEL  /EXPANSION/FUNCTION 

R 

E 

F 

STAFF 

READING  ROOM 

COMMUNITY  ROOM 

MISC.  INTERIOR 

HVAC 

PLUMBING 

OTHER 

2.7 

BOOK  DROP 

SUBTOTALS 

?  .  7 

SUBTOTAL 

2.7 

TOTALS 

523.9 

28.0 

COSTS  INCLUDE  CONTINGENCY,  DESIGN  AND  CONSTRUCTION  MANAGEMENT. 
NO  ALLOWANCE  FOR  MOVING  &  STORAGE  OF  BOOKS  INCLUDED. 


BRANCH  LIBRARY  BUDGET  ESTIMATE 
(ALL  FIGURES  X  1000) 


BRANCH  NO. :      8  BRANCH:  SUNSET 

DATE  CONSTRUCTED:  1918  SEISMIC  RANK: 3 

SIZE:  8,990  SQ.  FT.  ESTIMATE  DATE:  9/89 
PROJECTED  CONST.  DATE:  8/90 


MANDATED  WORK 

OPTIONAL  WORK 
(PRELIM.  DESIGN) 

COMMENTS 

SEISMIC 

BUILDING  SHELL 

205.2 

ROOF 

78 

OTHER 

SUBTOTAL 

^Oj  .  Z 

ASBESTOS  (ALLOWANCE) 

ACCESSIBILITY 

RESTROOMS 

52.5 

ELEVATOR 

180 

RAMPS 

DOORS 

18 

OTHER 

SUBTOTAL 

250.5 

ELECTRICAL 

NEW  SERVICE 

14 

EXIT  LIGHTS 

5.8 

COMPUTER  OUTLETS 

4.4 

SECURITY  LIGHTING 

EXTERIOR 

10.3 

INTERIOR 

6.6 

SECURITY  SYSTEM 

7.2 

REPLACE  LIGHTING 

OTHER 

24 . 2 

24.1 

REMODEL  /EXPANSION/FUNCTION 

R 

E 

F 

STAFF 

33 

READING  ROOM 

COMMUNITY  ROOM 

MISC.  INTERIOR 

HVAC 

PLUMBING 

OTHER 

ROOK  DRD2  

SUBTOTALS 

33 

2.6 

SUBTOTAL 

35.6 

TOTALS 

617.9 

59.7 

COSTS  INCLUDE  CONTINGENCY,  DESIGN  AND  CONSTRUCTION  MANAGEMENT. 
NO  ALLOWANCE  FOR  MOVING  &  STORAGE  OF  BOOKS  INCLUDED. 


BRANCH  LIBRARY  BUDGET  ESTIMATE 
(ALL  FIGURES  X  1000) 


BRANCH  NO.:       20  BRANCH :  WEST  PORTAL 

DATE  CONSTRUCTED:     1939  SEISMIC  RANK:  NONE 

SIZE:  6,000  SQ.  FT.  ESTIMATE  DATE:  9/89 
PROJECTED  CONST.  DATE:  11/92 


MANDATED  WORK 

OPTIONAL  WORK 
(PRELIM.  DESIGN) 

COMMENTS 

SEISMIC 

BUILDING  SHELL 

86.3 

AT.T.nwawrR 

ROOF 

89.1 

OTHER 

4.5 

SUBTOTAL 

ASBESTOS  (ALLOWANCE) 

ACCESSIBILITY 

RESTROOMS 

69 

ELEVATOR 

201 

RAMPS 

DOORS 

fi.fi 

OTHER 

SUBTOTAL 

284.4 

ELECTRICAL 

NEW  SERVICE 

15.4 

EXIT  LIGHTS 

6.4 

COMPUTER  OUTLETS 

4.8 

SECURITY  LIGHTING 

EXTERIOR 

11.3 

INTERIOR 

..  J  .2 

SECURITY  SYSTEM 

fi.n 

REPLACE  LIGHTING 

OTHER 

dUd 1U1AL 

26.6 

REMODEL  /EXPANSION/FUNCTION 

R 

E 

F 

STAFF 

221 

READING  ROOM 

COMMUNITY  ROOM 

MISC.  INTERIOR 

19.2 

HVAC 

PLUMBING 

OTHER 

2.9 

BOOK  DROP 

SUBTOTALS 

240.2 

2.9 

SUBTOTAL 

243.1 

TOTALS 

496.7 

269.6 

COSTS  INCLUDE  CONTINGENCY,  DESIGN  AND  CONSTRUCTION  MANAGEMENT. 
NO  ALLOWANCE  FOR  MOVING  &  STORAGE  OF  BOOKS  INCLUDED. 


I 

I 


